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ACTION SY-10 

INFO OCT-01 AF-05 ISO-OO OC-06 CCO-OO OCL-OO FBO-01 /023 W 

093224 

R011405Z MAR 74 
FM AMEMOOSSY NAIROBI 
TO SECSTATE WASHDC 5827 
INFO AMEMBASSY ADDIS ABABA 
AMEMBASSY DAR ES SALAAM 
AMEMBASSY MONROVIA 
AMEMBASSY PRETORIA 

CONFIDENTIAL NAIROBI 01735 

DEPT FOR A/SY/FO AND NSU, OC; ADDIS FOR RSS 
DAR ES SALAAM FOR PSO; MONROVIA FOR ATO; 

PRETORIA FOR TSO; FROM RSO 

E.O. 11652: GDS 
TAGS: ASEC, ACOM 

SUBJECT: SECURITY PROJECTS - DAR ES SALAAM AND NAIROBI 

1. SEABEE TEAM ARRIVING DAR ES SALAAM MARCH 4 FOR 
4-6 WEEK TCU RELOCATION PROJECT. RSO STRONGLY 
RECOMMENDS INSTALLATION BELT SYSTEM AMBASSADOR 
OFFICE THERE AT THIS TIME. REQUEST SY/T APPROVE AND 
DIRECT TSO TO SURVEY ASAP. 

2. ON FEBRUARY 25 LOCAL CONSULTING ENGINEER ADVISED 

RSO NAIROBI THAT NAIROBI SEVENTH FLOOR IMPROVEMENT SPECIFI 
CATIONS ITEMS 2-4 (DRAWING NUMBER C5184.06-F01A) 

EXCEED FLOOR LOADING CAPACITY AND NOT POSSIBLE. 

ONLY FEASIBLE ALTERNATIVES: A. REMOVE EXISTING 
HALLWAY WALL AND CONSTRUCT 3 1/2 INCH CONCRETE WALLS 
REINFORCED WITH 1/2 INCH REBARS 6 INCHES ON CENTER; 

OR B. BRICK IN CORRIDOR DOORS AND ENDS WITH 4 INCH 
HOLLOW BLOCK AND INSTALL 1/4 INCH THICK STEEL 
PLATE ON EXISTING WALL AND CORRIDOR END WALLS. 

3. CONSULTING ENGINEER, POST, OIC/NSU, AND SEABEE 
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TEAM CHIEF RECOMMEND ALTERNATIVE B. REQUEST ADDITIONAL 
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FUNDING $1,150 FOR COST STEEL PLATE AND ITEM 7 
SPECIFICATION FOR 1/2 INCH THICK STEEL DOOR. MATERIALS 
LOCALLY AVAILABLE. SEABEE TEAM CHIEF ESTIMATES 
NAIROBI TCU PROJECT 20 WORK DAYS. RSO RECOMMENDS URGENT 
APPROVAL ALTERNATIVE B AND SCHEDULE SEABEE TEAM THIS 
PROJECT IMMEDIATELY AFTER WORK COMPLETED DAR ES SALAAM. 

4. AMEMBASSY NAIROBI ANTICIPATES RENOVATION AMBASSADOR 
AND DCM OFFICES MID-MARCH TO MID-APRIL. RSO REQUESTS 
SEABEE TEAM BE PROGRAMMED REMAIN NAIROBI FOR CONSEC THIS 
PROJECT AND ASSIST INSTALLATION BELT SYSTEM THESE 
OFFICES. ARMORING OFFICIAL VEHICLE ALSO TO BE PROPOSED. 

5. RSO POUCHING APPROPRIATE ADDRESSEES DETAILED JUSTIFI 
CATIONS THESE PROJECTS THIS DATE. 

6. AMEMBASSY DAR ES SALAAM ADVISED STATE 222923 

(1 1/13/74) INDICATED VEHICLE ARMOR BEING SHIPPED VIA 
KINSHASA TO ARRIVE DAR ON 1 1/14/73. POST NOTIFIED 
DEPARTMENT AND KINSHASA ON 1 1/24/73 ARMOR NOT RECEIVED 
AND ASKED TRACE. NO REPLY RECEIVED AND SHIPMENT NOT 
LOCATED DAR. PLEASE ADVISE POST WQ INFO RSO 
NAIROBI. 

MARSHALL 
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